BlueCuda Entity Relationship Diagram 




FIGURE 1 



Company Profile 

Submit Cancel 



Name: ABC Packaging Company 
Division: Display Division 

Workdays: TSun P Mon Flue R Wed R Thu FFri T Sat 


Non-Working Dates: ^ 


12/24/2001, 
12/25/2001 
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Activity Table | More Fields 



Activities 


Workdays 


Seq 


Activity Name 






1 


Cost 8t Feasibility Form Initiated 




2 


Brand Approvals 




3 


Submit Design Development Request to Vendors 




4 


structure Submitted to Customer 




5 


Structure Approved 




6 


Die-Lines Submitted to Art Agency 




7 


Art Submitted to Customer by Agency 




8 


Art Approved 




9 


Specs Submitted for Pricing 




10 


Pricing Submitted to Customer 




11 


Pricing Approved 




12 


Purchase Order Issued 




13 


Product Ordered 




14 


Work Order Submitted to Manufacturing 






15 


Cutting Dies Ordered 




16 


Printing Plates Ordered 




17 


Outside Parts Purchased 




13 


All Proofs Approved 




19 


Component Manufacturing Start 




20 


Component Manufacturing Finish 




21 


Components Received at Assembly 


22 


Product Received at Assembly 


|23 


Assembly Start 



FIGURE 2A 



Activity Table | More Fields 



Activities Workdays 

Seq Working Days 

1 rsun PMon Flue PWed Flhu FPri Tsat 

2 rSun RMon Flue Fwed Flhu FPri Tsat 

3 rsun FMon Flue FWed Flhu FPri Tsat 

4 Fsun FMon Flue F Wed Flhu FPri Tsat 

5 Tsun FMon Flue FWed Flhu FPri F Sat 

6 r Sun F Mon F Tue F Wed F Thu F Fri F Sat 
^ FSun FMon Flue Fwed Flhu FPri FSat 
S r Sun F Mon F Tue F Wed F Thu F Fri F Sat 

9 TSun FMon FTue FWed FThu FPri TSat 

10 FSun FMon FTue F Wed FThu F Pri T Sat 
rSun FMon FTue FWed FThu F Fri T Sat 

12 rsun FMon FTue Fwed FThu FPri Tsat 

13 rSun FMon FTue F Wed FThu FPri FSat 
1"^ Tsun FMon FTue Fwed FThu FPri Tsat 

15 rsun FMon FTue Fwed FThu FPri Tsat 

16 rsun FMon FTue FWed FThu FPri TSat 

17 rSun FMon FTue FWed FThu F Fri FSat 

18 Tsun FMon FTue Fwed FThu FFri Fsat 
15 Tsun FMon FTue Fwed FThu FPri Tsat 

20 rSun FMon FTue Fwed FThu FPri Tsat 

21 rsun FMon FTue FWed FThu F Fri Tsat 

22 TSun FMon FTue FWed FThu F Fri F Sat 

23 Tsun FMon FTue Fwed FThu FPri Tsat 



FIGURE 2B 



Category Fields 



Labell: 



Label2: 

Labels: 
Label4: 
Labels: 
Label6: 
Label?: 
Labels : 
Label9: 
LabellO: 



Account 



Style 



Valuel: 



Value2: 

Values: 
Value4: 
Valued: 
Value6: 
Value?: 
Values: 
Value9: 
ValuelO: 



WalMart 

KMart 

CVS 

Eckerd 

Floorstand 

Sidekick 



Customer Fields 



Labell: 

Label2: 

Labels: 

Label4: 

Labels: 

Label6: 

Label?: 

Labels: 

Label9: 

LabellO: 

Labelll: 

Label 12: 

LabellS: 

Labell4: 

Labell5: 



Purchase Order Number 

PO Quantity 

Brand 
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Cross Reference Setup Parameters 

Continue Cancel 


Choose a Vendor and Customer for this relatioiishi|): 


Vendor: 




Customer/Div: 




Template Name: 





FIGURE 3 



Activity Table \ 


More Fields 




Responsible 
# Company Customer Activitv 


Vendor Activity 


1 1 Customer -^1 | 


^1 




Add 


Insert Delete 




1 


Customer 


[cost 8t Feasibilty Form Initiated 


[cost & Feasibility Form Initiated 


2 


Customer 


[Brand Approvals 


[Brand Approvals 


3 


Customer 


[submit Design Development Request to Ve[Submit Design Development Request to Ve 


4 


Vendor 


[structure Submitted to Customer 


[structure Submitted to Customer 


5 


Customer 


[structure Approved 


[structure Approved 


6 


Vendor 


[Die-Lines Submitted to Art Agency 


[Die-Lines Submitted to Art Agency 


7 


Customer 


[Art Submitted to Customer by Agency 


[Art Submitted to Customer by Agency 


8 


Customer 


[Art Approved 


[Art Approved 


9 


Vendor 


[specs Submitted for Pricing 


[specs Submitted for Pricing 


10 


Vendor 


[pricing Submitted to Customer 


[pricing Submitted to Customer 


11 


Customer 


[pricing Approved 


[pricing Approved 


12 


Customer 


[Purchase Order Issued 


[purchase Order Issued 


13 


[Customer 


[product Ordered 


[Product Ordered 


14 


[vendor 


[work Order Submitted to Manufacturing 


[Work Order Submitted to Manufacturing 


15 


|Vendor 


[cutting Dies Ordered 


[cutting Dies Ordered 


16 


|Vendor 


[printing Plates Ordered 


[printing Plates Ordered 


17 


[Vendor 


[Outside Parts Purchased 


[Outside Parts Purchased 


IS 


[customer 


[an Proofs Approved 


[an Proofs Approved 


19 


[Vendor 


[Component Manufacturing Start 


[component Manufacturing Start 


20 


[Vendor 


[Component Manufacturing Finish 


[component Manufacturing Finish 



FIGURE 4 



Relationship Template : New Product Promotion 



bubmit 



uancei 



[Mame: 
Division: 
Project Contact: 



Enabled 

Customer Information 

Home Products, Inc. 
Consumer Division 

I James Grissom 



Vendor Information 

ABC Packaging Company 
Display Division 

Nick ComagliajJ 



Notification Users: 



Maintenance Users: 



Pending Attacliments: 



F James Grissom 

r Kathy Cline 

n Larry Shutzberg 



n James Grissom 
F Kathy Ciine 
R Larry Shutzberg 
r BUYERS 



V Becca Spann 
rjack Ratcliff 
F Nick Cornaglia 



n Becca Spann 
F Jack Ratcliff 
V Nick Cornaglia 
F DESIGNERS 



Add Attachment | 

zl 



zl 



FIGURE 5 



Proiect Info More Info 



Customer Info 



Account: 
Style: 

Purchase Order Number: 

PO Quantity: 

Brand: 



Vendor Info 



Design Number: 
Manufactured Quantity: 
Assembled Quantity: 
QA Released Quantity: 
Shipped Quantity: 
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Activity Table | More Fields 




Activities i Workdays 
Sea. Activitv Name 


Responsible 
Company 


Responsible 
User 


Seq 


+Days 




1 


Cost & Feasibility Form 
Initiated 


•customer 


|3ames Grissom zl 




r~ 




2 


Brand Approvals 


©Customer 


|james Grissom J 








3 


Submit Design Development 
Request to Vendors 
Structure Submitted to 
Customer 

Structure Approved 


•customer 


[KathyCline zl 




rr- 




4 
5 


Jtvendor 
•Customer 


|jack Ratcliff zi 
1 KathyCline zl 




rr 




6 


Die-Lines Submitted to Art 
Agency 

Art Submitted to Customer 
by Agency 
Art Approved 


:t.vendor 


|jack Ratcliff zi 








7 
8 


•Customer 
•Customer 


1 Larry Shutzberg^ 
1 Larry Shutzberg^ 








9 


Specs Submitted for Pricing 


itvendor 


|jack Ratcliff zi 




w 




10 
11 


Pricing Submitted to 
Customer 
Pricing Approved 


^.Vendor 
•customer 


|Nick Cornaglia zi 
|james Grissom zl 








12 


Purchase Order Issued 


•Customer 


1 KathyCline zl 


rr 






13 


Product Ordered 


•Customer 


1 Kathy Cline zl 








14 
15 


Work Order Submitted to 
Manufacturing 
Cutting Dies Ordered 


itVendor 
itVendor 


|jack Ratcliff zl 
|Nick Cornaglia zl 


FIT 






16 


Printing Plates Ordered 


itVendor 


1 Nick Cornaglia zl 








17 


Outside Parts Purchased 


:ltVendor 


[Jack Ratcliff zl 







FIGURE 5B 



Activity Table | More Fields 



Activities Workdays 

Other 



Seq. 


Work Days 


Information 


1 


r Sun F Mon P Tue F Wed F Thu F Fri T Sat 


Other info 


2 


r Sun F Mon F Tue F Wed F Thu F Fri T Sat 


Other Info 


3 


r Sun F Mon F Tue F Wed F Thu F Fri F Sat 


Other Info 


4 


r Sun F Mon F Tue F Wed F Thu F Fri F Sat 


Other Info 


5 


r Sun F Mon F Tue F Wed F Thu F Fri T Sat 


Other Info 


6 


r Sun F Mon F Tue F Wed F Thu F Fri V Sat 


Other Info 


7 


r Sun F Mon F Tue F Wed F Thu F Fri T Sat 


Other Info 


3 


r Sun F Mon F Tue F Wed F Thu F Fri F Sat 


Other Info 


9 


r Sun F Mon F Tue F Wed F Thu F Fri T Sat 


Other Info 


10 


r Sun F Mon F Tue F Wed F Thu F Fri F Sat 


Other Info 


11 


r Sun F Mon F Tue F Wed F Thu F Fri T Sat 


Other Info 


12 


r Sun F Mon F Tue F Wed F Thu F Fri T Sat 


Other Info 


13 


r Sun F Mon F Tue F Wed F Thu F Fri F Sat 


Other Info 


14 


r Sun F Mon F Tue F Wed F Thu F Fri T Sat 


Other Info 


15 


r Sun F Mon F Tue F Wed F Thu F Fri T Sat 


Other Info 


16 


r Sun F Mon F Tue F Wed F Thu F Fri F Sat 


Other Info 


17 


r Sun F Mon F Tue F Wed F Thu F Fri T Sat 


Other Info 



FIGURE 5C 



Name: 

Adv. Notification: 
Notification Users: 



Maintenance Users: 



ok] Cancel 



Customer Information 

Home ProductSj Inc. 
Days 



P James Grissom 

r Kathy Cline 

f Larry Shutzberg 



I" James Grissom 
F Kathy Cline 
V Larry Shutzberg 
r BUYERS 



Vendor Information 

ABC Packaging Company 
Days 



n Becca Spann 
F Jack Ratcliff 
I" Nick Cornaglia 



V Becca Spann 
r Jack Ratcliff 
W Nick Cornaglia 
r DESIGNERS 



FIGURE 5D 



Project Creation - Select Partner & Template 

Continue Cancel 



Customer: 
Template: 




FIGURE 6 



Project Creation 


- Project Info 




Continue 


Canci 


-1 




BlueCuda #: 


Will be automatically generated 




Project Name: 


• 1 




S Notify 
NOW! 




Customer Information 


Vendor Information 


Name: 


Home Products, Inc. ABC Packaging Company 


Division: 


Consumer Division 


Display Division 


Project Contact: 


• 


James Grissom 


Nick Cornaglia:^ 


Item Number: 








Project Status: 






Open 



FIGURE 7 



Product Information: 



Notes / Agreements: 



Pending Attachments: 



Notification Users: 



Maintenance Users: 



Customer Information 



P?' James Grissom 

r Kathy Cline 

I~ Larry Shutzberg 



l~ James Grissom 
F Kathy Ciine 
F Larry Shutzberg 
r BUYERS 



"3 Add Attachment 
Vendor Information 



l~ Becca Spann 
rjack Ratcliff 
F Nick Cornaglia 



V Becca Spann 
F Jack Ratciiff 
F Nick Cornaglia 
F DESIGNERS 



zl 



FIGURE 7A 





Account: 




Style: 


^ 


Purchase Order Number: 




PO Quantity: 




Brand: 




Vendor Info 1 






Design Number: 




Manufactured Quantity: 




Assembled Quantity: 




QA Released Quantity: 




Shipped Quantity: 





FIGURE 7B 



Activity Information Dates 



Seq Activity Name 

1 Cost 8t Feasibility Form 
Initiated 

2 Brand Approvals 

3 Submit Design Development 
Request to Vendors 

4 Structure Submitted to 
Customer 

5 Structure Approved 

6 Die-Lines Submitted to Art 
Agency 

7 Art Submitted to Customer by 
Agency 

8 Art Approved 



Completion Date — 

Responsible User Status Planned Actual 

iJamesGrissom jj ^pl |08/16/2001.^|^08/16/20P1 ^| 

'^[2~ 1 

iKathy Cline tJ QP" ®|^||08/30/g001 ¥|ES| '^F~ ^ 



X — +Days — 
Seq Orig Hev^ Plan 



James Grissom ^'^ oH|08/20/2001_7l^ 
TJ Opn©y|o8/21/2001,Vl^ 



Kathy Cline 



*^|jack Ratdiff 3 QP" O|^| l08/28/20Ql_?jgf 



it 



"TJ Opn©y|oe/3Q/2001^1^ 
Can iq|x] 

Can ol^l 



• I Larry Shutzberg zl OP" 0^109/03/200 1 
9 Specs Submitted for Pricing ^|jack Ratcliff zl QP'^_g|jj|09/05/2001 ?|c9[ 
10 

11 Pricing Approved 



Pricing Submitted to Customer*.] Mick cornaglia 3 OP" 09/07/20 01 

* IJamesGrissom zi OP" ©y|09/10/2001 



12 Purchase Order Issued 

13 Product Ordered 

14 Work Order Submitted to 
Manufacturing 

15 Cutting Dies Ordered 

16 Printing Plates Ordered 

17 Outside Pari:s Purchased 

18 All Proofs Approved 



I Kathy Cline 3 QP^ Q[^|09/12/2001 

TJ Opn O[^|o9/i3/2001 ?|cg( 



kathy Cline 



^ I Jack Ratcliff 3 Qpn O|^| |09/13/2001 
^-iNick Cornaglia 3 Qpn O|^||o9/17/20D1 ^\^\ 



^\M\ck Cornaglia 3 Opn ffly|o9/17/2001_?l^ 

^-jjack Ratcliff 3 Qpn_0[^|| 09/17/2001 

* IJamesGrissom z\ oH|og/26/2001 ?|eSI 
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1 
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Project Creation - More Activity Info 

?Rituni Cancel 





BlueCuda #: 43 










Project Name: Lemon Cough Drop Display 










Activity Sequence: 


1 










Activity Name: Cost & Feasibility Form Initiated 








Customer Information 




Vendor Information 






M^me: Home Products, Inc. 




ABC Packaging Company 






Adv. Notification: | 


1 Days 




[T Days 






Notification Users: 


P James Grissom 




F Becca Spann 








r Kathy Cline 




pjack Ratcliff 








n Larry Shutzberg 




l~ Nick CornagHa 




, K^: 


Maintenance Users: 


n James Grissom 




n Becca Spann 








F Kathy Cline 




rjack Ratciiff 








F Larry Shutzberg 




F Nick Cornaglla 








r BUYERS 




r DESIGNERS 


zl 



I FIGURE 9 



O Notify 
NOW! 



FIGURE 10 



Customer 



Vendor 



Accept 

Close 

Delete 



To: 



cc: 



bcc: 



n James Grissom 

r Kathy Cline 

f Larry Shutsberg 



n James Grissom 

r Kathy Cline 

r Larry Shutzberg 



l~ James Grissom 

r Kathy Cline 

n Larry Shutzberg 



V Becca Spann 
r Jack Ratcliff 
n Nick Cornaglia 



n Becca Spann 
r Jack Ratdiff 
r Nick Cornaglia 



V Becca Spann 
F Jack Ratcliff 
r Nick Cornaglia 



Subject:|p^Qje(^ Mgmt Change Link 



Note: Email will be sent when the Project is submitted. 



"3 



FIGURE 11 



Add Activity (1 of 2) 

Continue Cancel 



BlueCuda #: 
Project Name: 


43 

Lemon Cough Drop Display 


Activity Name: 






Activitv Owner: 


# 


Vendor ^| 


Activity Type: 




Shared 


Insert Position 






Before Activity: 




J 


After Activity: 







FIGURE 12 



Add Activity (2 of 2) 

Accept Cancel 



BlueCuda #: 
Project Name: 

Activity Name: 
Activity Owner: 
Activity Type: 

Responsible User: 
Work Days: 
Notes/ Agreements: 



43 

Lemon Cough Drop Display 

Pricing Quote Approved 

Vendor 

shared 



3 

Fsun RMon Fjue F Wed Fxhu PFri F Sat 



Name: 

Adv. Notification: 
Notification Users: 



Maintenance Users: 



Customer Information 

Home Products, Inc. 
Days 



P James Grissom 

r Kathy Cline 

n Larry Shutsberg 



l~ James Grissom 
r Kathy Cline 
n Larry Shuts berg 
r BUYERS 



zl 



Vendor Information 

ABC Packaging Company 
Days 



n Becca Spann 
rJack Ratdiff 
F Nick Cornaglia 



n Becca Spann 
r JackRatciiff 
JT Nick Cornaglia 
r DESIGNERS 



FIGURE 12A 



structure Submitted to Customer 

Submit Cancel 





4Q 










Proiect Ndme: 


Back to School Prorno 






■ciii Notity 












NOW! 






Customer Information 






Vendor Information 




Name: 


Home Products, Inc. 






ABC Packaging Company 




Division: 


Consumer Division 






Display Division 




Project Contact: 


Larry Shutzberg 






Nick Cornaglia 




Responsible User:^ 


|jack Ratcliff 


d 








Third Party: 


1 










Activity Status: 


Open 










WorKdays: 


Monj Tue, WeOf Tnu, Fri 












Planned Actual 










Completion Date: 


07/11/2001 1 




Today 


1 Yesterday 1 




N ote&' A(j re e m e nts: 
























Pending Attachments: 








Add Attachment ( 










d 







FIGURE 13 



h My F'rojects 

• Project 

• Plan Date 

• Activity,'* 



FIGURE 14 





Mv Projects Grouping: BE 




S^Wil Late _l1 




Ne*''-/ Proiect E^-^panci Collapse Pruv 


ious 


Next 


Tup GoTo 1 


Update Selected Activities | 




Activity Responsibility 




Planned 


Actual 




— Cherry Fizzy Antacid SK - 45 (Home Products) S 
9 Structure Approved Kathy Cline 


Opn 


8/28/01 






• ' Lemon Cough Drop Display - 43 (Home Products) 3 
9 Brand Approvals James Gnssom 


Hid 


S/20/01 






O Submit Design Development Kathy Cline 


Opn 


8/2 1/0 i 






Requestto Vendors 
JL Structure Submitted to Customer Jack Ratcliff 


Opn 


S/28/01 





FIGURE 14A 



My Projects by Plan Date 



"3 



New Proiect 



Expand 



L-oiiapse 



Previous 



Update Selected Activities 



Project 



Activity 



Partner Responsibility 



Planned 



Actual 



g 08/2001 

Cherry Fizzy Antacid SK - 45 

Lemon Cough Drop Display - 
43 Si 

Cherry Fizzy Antacid SK - 45 

a 

Lemon Cough Drop Display - 
43 3 



Cost a Feasibility 
Form Initiated 

Cost St Feasibility 
Form Initiated 

Brand Approvals 
Brand Approvals 



Home James Grissom Cpl S/15/01 |o8/l 6/200 Bill 
Products 



Home James Grissom Cpl 8/16/01 [q3/1 6/200 1] ^1vJ[t] 

Products 



Home James Grissom Cpl 8/17/01 |os/16/2QOi1 ^[v][t] 

Products 



Home James Grissom Hid S/20/01 

Products 



FIGURE 14B 



My Projects by Activity 

New Proiect 



Collapse 



Grouping: J 

Previous 



Next 



Show: 

Top 



Go To 



Update Selected Activities | 


Project 


Activity 


Partner 


Responsibility 




Planned 


Actual 


^ All Proofs Approved 














Lemon Cough Drop Display - 
43 St 


ft All Proofs Approved 


Home 
Products 


James Grissom 


Opn 


9/26/01 




^ Art Approved 














Lemon Cough Dcop Display - 
43 Q 


ft Art Approved 


Home 
Products 


Larry 
Shutzberg 


Opn 


9/03/0 1 


I^IvIItI 


Cherry Fizzy Antacid SK - 45 < 

a 


■f ft Art Approved 


Home 
Products 


Shutzberg 


Opn 


9/10/01 1 


1^00 


^ Art Submitted to Customer by Agency 












Cherry Fisay Antacid SK - 45 

a 


ft Art Submitted to 
Customer by Agency 


Home 
Products 


Larry 
Shutzberg 


Opn 


9/06/0 1 


1 1 — 1 1 — 1 


Assembly Finish 














Lemon Cough Drop Display - ( 
43 3 


^ Sk. Assembly Finish 


Home 
Products 


Jack RatclifF 


Opn 


10/15/01 


1 QJ| 1 T II ' 1 


Cherry Fisay Antacid SK - 45 

a 


A> Assembly Finish 


Home 
Products 


Jack Ratcliff 


Opn 


i 0/22/0] 


l^l^0 


^ Assembly Start 














Lemon Cough Drop Display - 
43 S 


Assembly Start 


Home 
Products 


Nick Cornaglia 


Opn 


10/08/01 


^00 


Cherry Fizzy Antacid SK - 45 

a 


Assembly Start 


Home 
Products 


Nick Cornaglia 


Opn 


10/15/01 




^ Component Manufacturing Finish 












Lemon Cough Drop Display - 
43 & 


Us. Component 

Manufacturing Finish 


Home 
Products 


Jack Ratcliff 


Opn 


10/04/01 j 


^00 



FIGURE 140 



^- My Activities 

♦ Project 

♦ Plan Date 

♦ Activity/ 



FIGURE 15 





My Activities by Project Grouping: IQ 

Np.„v Prnifict E;>::pand Collapse Previous 




gWBIMLate 


A 




Newt 


Top 


m 


To 


Update Selected Activities | 




Activity Responsibility 


Planned 


Actual 








• 205238Z3FS Summer Cold Caps 50 - 48 (Home Products) 3 
jt Structure Submitted to Customer Jack Ratcl iff Opn 


8/24/01 




0 


0 


B 


2546925SK Spring Allergy Tabs - 47 (Home Products) S 

jSL Structure Submitted to Customer Jack Ratcliflf Opn 


8/15/01 




0 


HI 




Jt Die-Lines Submitted to Art Jack Ratcliff Opn 
Agency 


8/21/01 




E 


E 




"• a test - 081701 - 52 (Home Products) 3 

JL Structure Submitted to Customer Jack Rate 1 iff Opn 


8/29/01 


1^ 


E 


S 



FIGURE 15A 



My Activities by Plan Date 

Mev'f Project Expand Collapse 



Grouping: l'li|-|j-ITI-|-T 'I 

P r e V i o u s Next 



Update Selected Activities 



Project 



Activity 



Partner Responsibility 



Planned 



B 07/2001 

Back to School Promo - 49 

Back to School Promo - 49 3 
Back to School Promo - 49 3 



jfe Structure Submitted 

to Customer 
Jt Die-Lines Submitted 

to Art Agency 
Jt Specs Submitted for 

Pricing 



Home 



Jack Ratcliff 



Products 

Home Jack Ratcliff 
Products 

Home Jack Ratcliff 
Products 



Opn 7/11/01 
Opn 7/17/01 
Opn 7/30/01 



B 08/2001 

Winter Flu Tablets 64-44 3 

Back to School Promo - 49 3 



Jt Specs Submitted for 

Pricing 
jt Work Order 

Submitted to 

IVIanufacturing 



Home Jack Ratcliff 

Products 

Home Jack Ratcliff 
Products 



Opn S/06/01 
Opn 3/07/01 



FIGURE 15B 



Actual 



m 
^E0 



I^EB 



" « 1 



My Activities by Activity 

Ne Proiect 



CQllapse 



Grouping: J 

Previous 



Show: 

Top 



Update Selected Activities 



Project 



Activity 



Partner Responsibility 



Planned 



^ Component Manufacturing Finish 

Back to School Promo - 49 3 



^Sl Component 

Manufacturing Finish 



Home JackRatcllff Opn 8/28/01 

Products 



^ Die-Lines Submitted to Art Agency 

Back to School Promo - 49 a * ^'^^'T ^"'^^''^"'^ 

to Art Agency 

2546925SK SpHng Allergy Jt Die-Lines Submitted 

Tabs -47 a to Arc Agency 



Home J^ckR^tcliff Opn 7/17/01 
Products 

Home JackRatcUff Opn 8/21/01 
Products 



^ Outside Parts Purchased 

Back to School Promo - 49 (S 

Winter Flu Tablets 64 - 44 3 
Holiday Lipglos? Display - 53 



Jt Outside Parts 
Purchased 
Outside Parts 
Purchased 

j|t Outside Parts 
Purchased 



Home 

Products 

Home 

Products 

Home 

Products 



Jack RatcliflF 
Jack RatclifT 
Jack Ratcliff 



Opn 8/09/01 
Opn 8/16/01 
Opn 8/23/01 



FIGURE 15C 



Actual 



fill 



Company Views 

• Project 

^ Plan Date 

♦ Activity- 

* Responsibilit/ 
If- Acttvlt-/ 

* Plan Date 

♦ Responsibllitv' 
^ Responsibilit,'' 

♦ Plan Date 

* Activit:/ 

* 3rd Party 



FIGURE 16 



M 

ai 





Projects 


Grouping: ilBBTHtHCT^M 


Bl show: E^^l 








New Project Expand Colldpse 


Previous Next 




Top 


GoTo 1 






Activity 


Responsibility 




Planned 


Actual 




' 2546925SK Spring Allergy Tabs - 47 (Home Products) ii 




8/15/01 






* 


^^tKiJcture Submitted to Customer 


Jack Ratcliff 


Opn 






■ ■ Back to School Promo - 49 (Home Products) 3 




Opn 


7/01/01 








Cost Si Feasibility Form Initiated 


James Grissom 


— 






Brand Approvals 


James Orissom 


Opn 


7/03/0 1 


— 




« 


Submit Design Development Request to Vendors 


Katny Cline 


Opn 


7/04/0 1 


--- 




» 


Structure Submitted to Customer 


Jack Ratclin 


Opn 


7/11/01 






Structure Approved 


Kathy Cline 


Opn 


7/13/01 


— 






Die-Lines Submitted to Art Agency 


Jack Ratcliff 


Opn 


7/17/01 


— 






Art Submitted to Customer by Agency 


Larry Shutzberg 


Opn 


7/24/01 


— 




« 


Arc Approved 


Larry Shutzberg 


Opn 


7/26/0 1 


— 




it 


Specs Submitted for Pricing 


Jack Ratcliff 


upn 


7/30/0 1 






« 


Pricing Submitted to Customer 


Nick Cornaglia 


Opn 


8/0 1/01 






Pricing Approved 


James Grissom 


Opn 


8/D2/U I 






tt 


Purchase Order Issued 


Kathy Cline 


Opn 


8/06/01 






» 


Product Ordered 


Kathy Cline 


Opn 


8/07/01 









Work Order Submitted to Manufacturing 


Jack Ratcliff 


Opn 


S/07/01 


— 




J. 


Cutting Dies Ordered 


Nick Cornaglia 


Opn 


3/09/0 1 








Printing Plates Ordered 


Nick Cornaglia 


Opn 


S/09/01 






* 


Outside Parts Purchased 


Jack Ratcliff 


Opn 


8/09/0 1 






— Headache Gel Caps 24 - 50 (Home Products) ^ 






8/16/01 






a 


Cost St Feasibility Form Initiated 


James Grissom 


Opn 






» 


Brand Approvals 


James Grissom 


Opn 


8/20/01 






a 


Submit Design Development Request to Vendors 


Kathy Cline 


Opn 


8/21/01 




D 


- Headache Gel Caps 24 - 51 (Home Products) ii 






8/16/01 






« 


Cost 3e Feasibility Form Initiated 


James Grissom 


Opn 
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Activities by Date/Activity 


Grouping: 




Show: 


II Open 




New Proiect Expar 


id Collapse Pre 


svious 


Next 


Top 


G 


oTo 


Project 




Partner 


Responsibility 




Planned 


Actual 


07/2001 


^ Art Approved 

Back to School Promo - 49 3 


O Art Approved 


Home 
Products 


Larry Shutzberg 


Opn 


7/26/01 




g Art Submitted to Customer by Agency 

, ,„ A O Art Submitted to 
Back to School Promo - 49 O Customer by Agency 


i-lome 
Products 


Larry Shutzberg 


Opn 


7/24/01 




^ Brand Approvals 

Back to School Promo - 49 3 


O Brand Approvals 


Home 
Products 


James Grissom 


Opn 


7/03/01 




P=i Cost 8: Feasibihty Form Initiated 












Back to School Promo - 49 3 


ft Cost 8t Feasibility Form 
Initiated 


Home 
Products 


James Grissom 


Opn 


7/0 1/0 1 




\Q Die-Lines Submitted to Art Agency 

^ L 1 ^^ S Jt Die-Lines Submitted to 
Back to School Promo - 49 O ^^^^^^ 


Home 
Products 


Jack Ratcliff 


Opn 


7/17/01 




S Specs Submitted for Pricing 

Back to School Promo - 49 3 


Jt Specs Submitted for 
Pricing 


Home 
Products 


Jack Ratcliff 


Opn 


7/30/01 




^ Structure Approved 

Back to School Promo - 49 Q 


ft Structure Approved 


Home 
Products 


Kathy Cline 


Opn 


7/13/01 




Winter Flu Tablets 64 - 44 3 


O Structure Approved 


Home 
Products 


Kathy Cline 


Opn 


7/20/01 





FIGURE 16B 




Activities by Da 



Project 



Activity 



Partner Responsibility 



Planned Actual 



^ 07/2001 



B Jack Ratcliff 

Back to School Promo 

Back to School Promo 
Back to School Promo 



49 B 
49 3 
49 3 



Jt Structure Submitted to Home 
Customer Products 

j|t Oie-Lines Submitted to Home 
Art Agency Products 

it Specs Submitted for Home 
Pricing Products 



JackRatclifF Opn 7/11/01 

Jack Ratcliff Opn 7/17/01 

Jack Ratcliff Opn 7/30/01 



^ James Grissom 

Back to School Promo 



49 3 

Back to School Promo - 49 3 



Cost Si Feasibility Form Home 
Initiated Products 

Brand Approvals Home 

Products 



James Grissom Opn 7/01/01 
James Grissom Opn 7/03/01 



^ Kathy Cline 

Back to School Promo 

Back to School Promo 
Winter Flu Tablets 64 



- 49 



a 



- 49 3 
44 3 



Submit Design 
Development Request 
to Vendors 
Structure Approved 

Structure Approved 



Home 
Products 

Home 
Products 

Home 
Products 



Kathy Cline 

Kathy Cline 
Kathy Cline 



Opn 7/04/01 

Opn 7/13/01 
Opn 7/20/01 



^ Larry Shutzberg 

Back to School Promo 



49 3 

Back to School Promo - 49 3 



Art Submitted to 
Customer by Agency 
Art Approved 



Home 
Products 

Home 
Products 



Larry Shutzberg Opn 7/24/01 
Larry Shutzberg Opn 7/26/01 



FIGURE 160 



m 



Activities by Activity/Date 


Grouping: HBB 




Show: 


I Open ^ 


Nevv- Project E;=^paric 


i Collapse 


Previous 


Next 


Top 


GoTo 1 




Activity 


Partner 


Responsibility 




Planned Actual 


All Proofs Approved 


Q 08/2001 

Back to School Promo - 49 3 * 


t All Proofs Approved 


Home 

KrOQ UC^9 


James Grissom 


Opn 


8/20/01 


Winter Flu Tablets 64 - 44 3 ^ 


k All Proofs Approved 


Home 
Products 


James Grissom 


Opn 


S/27/01 


^ 09/2001 

Holiday Lipgloss Display - 53 3 ^ 


9 All Proofs Approved 


Home 
Products 


James Grissom 


Opn 


9/03/01 


Lemon Cough Drop Display - 43 i 

B 


V All Proofs Approved 


Home 
Products 


James Grissom 


Opn 


9/26/01 


£^ 10/2001 

20523823FS Summer Cold Caps 
50- 48 B 

Headache Gel Caps 24 -50 B 


ft All Proofs Approved 
9 All Proofs Approved 


Home 
Products 

Home 
Products 


James Grissom 
James Grissom 


Opn 
Opn 


10/03/01 
10/03/01 


Wal-Mart Candy Display - 42 B 


Q> All Proofs Approved 


Home 
Products 


James Grissom 


Opn 


10/04/01 


Summer Sunscreen Promo - 46 W 


ft All Proofs Approved 


Home 
Products 


James Grissom 


Opn 


10/04/01 


a test - 081701 - 52 B 


ft All Proofs Approved 


Home 
Products 


James Grissom 


Opn 


10/08/01 


D - 

Headache Gel Caps 24 - 5t B 


ft All Proofs Approved 


Home 
Products 


James Grissom 


Opn 
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Activities by Activity/User 


Grouping: liBPT 






[| Late jij 


New Project Expand 


Collapse Prt 




Next 


Top 


Goto I 


Proiect 




Partner 


Responsibility 




Planned Actual 


iP^ Art ADDToved 


^ Larry Shutzberg 

A O 

Back to School Promo - 49 » 


Art Approved 


Home 
Products 


Larry Shutzberg 


Opn 


7/26/01 


Winter Flu Tablets 64 - 44 B * 


Art Approved 


Home 
Products 


Larry Shutzberg 


Opn 


8/02/01 


(r=^ Art Submitted to Customer by Agency 


^ Larry Shutzberg 

Back to School Promo - 49 3 * 


Arc Submitted to 
Customer by Agency 


Home 
Products 


Larry Shutzberg 


Opn 


7/24/01 


p=> Brand Approvals . 


^ James Grissom 

ri S 

Back to School Promo - 49 » 


Brand Approvals 


Home 
Products 


James Grissom 


Opn 


7/03/01 


20523823FS Summer Cold Caps 9 
50- 43 3 

Lemon Cough Drop Display - 43 ft 

a 

Headache Gel Caps 24 - 50 3 * 


Brand Approyals 


Home 
Products 


James Orissom 


Opn 


S/16/01 


Brand Approvals 


Home 
Products 


James Grissom 


Hid 


8/20/01 


Brand Approvals 


Home 
Products 


James Grissom 


Opn 


S/20/01 


17^ Cost & Feasibility Form Initiated 


\Q James Grissom 

Back to School Promo - 49 3 * 


Cost a Feasibility Form 
Initiated 


Home 
Products 


James Grissom 


Opn 


7/01/01 


Wal-Mart Candy Display - 42 3 * 


Cost a Feasibility Form 
Initiated 


Home 
Products 


James Grissom 


Opn 


S/15/01 



5 FIGURE 16E 



'A I ii 



^ Activities by User/Date 


Grouping: JQQg] 




Show: 






Mew Proiec-t Ej: 


pand Collapse Pr* 


Bvious 




Top 




Go To 


Project 


Activity 




Responsibility 




Planned 


Actual 


Jack Ratcliff 


^ 07/2001 














n 

Winter Flu Tablets 64 - 44 » 


Structure Submitted to 
Customer 


Mome 
Products 


Jack KatciiTT 


<wpl 


f / 1 Of U 1 


f / 1 Of U 1 


Winter Flu Tablets 64-44 3 


^ jjt Die-Unes Submitted to 
Art Agency 


Home 
Products 


Jack Ratcliff 


Cpl 


7/24/0 i 


7/24/01 


Holiday Lipgloss Display - 53 


Jt Structure Submitted to 
Customer 


Home 
Products 


Jack Ratcliff 


Cpl 


7/25/01 


7/25/0 1 


Holiday Lipgfoss Display - 53 3 


Jt Die-Lmes Submitted to 
Art Agency 


Home 
Products 


Jack Ratcliff 


Cpl 


7/31/01 


7/31/01 


^ 08/2001 














Holiday Lipgloss Display - 53 S 


Jt Specs Submitted for 
Pncing 


Home 
Products 


Jack Ratcliff 


Cpl 


8/13/01 


8/13/01 


Holiday Lipgloss Display - 53 lS 


jSL Work Order Submitted 
to Manufacturing 


Home 
Products 


Jack Ratcliff 


Cpl 


8/21/01 


S/21/01 


Cherry Fizzy Antacid SK - 45 3 


jk. Structure Submitted to 
Customer 


Home 
Products 


Jack Ratcliff 


Cpl 


3/24/01 


8/16/01 


James Grissom 


g 07/2001 














Winter Flu Tablets 64-44 B 


ft Cost & Feasibility Form 
Initiated 


Home 
Products 


James Orissom 


Cpl 


7/06/01 


8/10/01 


Winter Flu Tablets 64-44 iB 


ft Brand Approvals 


Home 
Products 


James <3rissom 


Cpl 


7/10/01 


8/ 10/01 


Holiday Lipgloss Display - 53 3 


ft Cost a Feasibility Form 
Initiated 


Home 
Products 


James Grissom 


Cpl 


7/13/01 


7/13/01 


Holiday Lipgloss Display - 53 S 


ft Brand Approvals 


Home 
Products 


James Grissom 


Cpl 


7/ 17/01 


7/17/01 



FIGURE 16F 



HI 

ffl> 



Si 



(©> Activities by User/ Activity 


Grouping: I!^ 




Show: 


1 Completed ^'| 


New Proiect Expar 


d Collapse Pr 


evious 


Next 


Top 




GoTo 




Activity 


Partner 


Responsibility 




Planned 


Actual 


p> Jack Ratcliff ^ 


\Q Die-Lines Submitted to Art Agency 

. ^ 1. A <P Jl Die-Lines Submitted to 
Winter Flu Tablets 64 - 44 « Art Agency 

^. , =^ A it Die-Lines Submitted to 
Holiday Lipgloss Display - 53 Q fi,rt Aqency 


Home 
Products 
Home 
Products 


Jack Ratcliff 
Jack Ratcliff 


Cpl 
Cpt 


7/24/01 
7/31/01 


7/24/01 
7/31/01 


^ Specs Submitted for Pricing 

Holiday Lipgloss Display - 53 3 


Jt Specs Submitted for 
Pricing 


Home 
Products 


Jack Ratcliff 


Cpl 


8/ 13/01 


8/13/01 



^ structure Submitted to Customer 

Of :SL Structure Submitted to 



Winter Flu Tablets 64 - 44 
Holiday Lipgloss Display - 53 S 
Cherry Fizay Antacid SK - 45 3 



Customer 
JL Structure Submitted to 

Customer 
it Structure Submitted to 
Customer 



^ Woric Order Submitted to Manufacturing 

Q jSL Work Order Submitted 



Holiday Lipgloss Display - 53 



to Manufacturing 



^ James Grissom 



Home 


Jack Ratcliff 


Cpt 


7/18/01 


7/18/01 


Products 










Home 


Jack Ratcliff 


Cpl 


7/25/01 


7/25/01 


Products 










Home 


Jack Ratcliff 


Cpi 


a/24/0 1 


8/16/01 


Products 










Home 


Jack Ratcliff 


Cpl 


S/21/01 


8/21/01 


Products 











jg All Proofs Approved 

2546925SK Spring Allergy Tabs 

47 a 



Alt Proofs Approved 



Home 
Products 



James Grissom Cpl 9/24/01 8/17/01 



^ Brand Approvals 

Winter Flu Tablets 64 - 44 3 
Holiday Lipgloss Display - 53 3 



Brand Approvals 
Brand Approvals 



Home 
Products 

Home 
Products 



James Grissom Cpl 7/10/01 8/10/01 
James Grissom Cpl 7/17/01 7/17/01 
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Activities by 3rd Party 

Mew Project 


Expand Collapse Pr 


"evious 


Next 


Top 


GoTo 




Activity 


Partner 


Responsibility 




Planned flccuai 


^ ABC, Inc. 

Back to School Promo - 49 3 

Wal-Mart Candy Display - 42 3 


jt Die-Lines Submitted to 

Art Agency 
it Work Order Submitted to 

Manufacturing 


Home 
Products 

Home 
Products 


Jack Ratcliff 
Jack Ratcliff 


Opn 
Opn 


7/17/01 
9/21/01 


^ Arolston Inc. 

Winter Flu Tablets 64 - 44 3 


it Component 

Manufacturing Finish 


Heme 
Products 


Jack Ratcliff 


Opn 


9/04/01 



FIGURE 16H 



Grouping: 

apse Pre 



Ungrouped jj( 
lelect One— 



iUnqrouped 



FIGURE 17 



Open 





--Select One-- 
All 

All w/o Can 


Plan 




Held 


6/01 


Late 




5 (P&G) 
9/04 
8/31 


open/Held 
Completed 
Canceled 



FIGURE 18 



1. Build your search 

Fill out at least one of the fol 



Document Types 

Project f Activity 

Project Name 



Activity Name 

I 

Planned Completion Date 
From :| 

to:, 

Company Name 



2. Optional: Refine your search 
Fill out one or more of the fol 



ov.'inq fields 



Search Now 



Clear Entries 




Word(s) 



Project Contact 



Ail words 

BlueCuda # 



— 7 



Activity Responsible User 



Actual Completion Date 
From!| 



Division 



ov.'inq fields 



Search Now 



Clear Entries 




MaxNbrofdo«:r^ir^ Nbr pe.p.ge,riF:3 Sort by: | Keep Original Sort Order 

r" Use word variants & fuzzy search 



Use word variants 

Also find variations on your words. For example^ a 
search for create will also find creates, creating, 
created, and creator. 



Use fuzzy search 

Find similar words or phrases. Even finds 
misspelled words. For example, a search for 
pakaging will also find packaging. 



FIGURE 19 



BlueCuda Newsletter for Ishutzberg 



MY : Late Activities 

Other : Late Activities 



Advance Notification 
Advance Notificatfon 



Mew 
New 



Orphaned 
Orphaned 



Other Changes 
Other Changes 



MY LATE ACTIVITIES 



ill 



1-4^;-' 



Project: Winter Flu Tablets 64 (44-^ Vendor: ABC Packaging Company 
Activity: Art Approved fOpen'i Resp: Larry Shutzberg (Gust) Due: 08/02/2001 

Project: Sack to School Promo {4-9') Vendor: ABC Packaging Company 

Activity: Art Approved ^Open;) Resp: Larry Shutzberg (Cust) Due: 07/26/2001 
Return to top 

MY ADVANCE NOTIFICATIONS 

Project: Lemon Cough Drop Display ^43) Vendor: ABC Packaging Company 
Activity: Art Approved ^Qpen) Resp: Larry Shutzberg (Cust) Due: 09/03/2001 

Project: 25469255K Spring Allergy Tabs C47^ Vendor: ABC Packaging Company 
Activity: Art Submitted to Customer fay Agency (Open') Resp: Larry Shutzberg (Cust) Due: 08/28/2001 
Activity: Art Approved ^Open^i Resp: Larry Shutsberg (Cust) Due: 08/30/2001 

Return to top 

MY NEW PROJECTS AND ACTIVITIES 

Project: Winter Flu Tablets 64 t^44^ Vendor: ABC Packaging Company 
Activity: Art Approved f^Qpen'i Resp: Larry Shutzberg (Cust) Due: 08/02/2001 

Project; 2546925SK Spring Allergy Tabs f^47^ Vendor: ABC Packaging Company 
Activity: Art Submitted to Customer bv Aaencv fOpen'V Resp: Larry Shutzberg (Cust) Due: 03/23/2001 
Activity: Art Approved (;Qpen'^ Resp: Larry Shutzberg (Cust) Due: 08/30/2QO1 

Return to top 

MY ORPHANED ACTIVrnES 

Nothing to Report 
Return to top 

MY CHANGED PROJECTS AND ACTIVITIES 



Project: Cherry Fizzy Antacid SK ('451 Customer: Home Products, Inc. / Consumer Division 
Activity: Art Approved fOpen) Resp: Larry Shutzberg (Cust) Due: 09/10/2001 
Added Attachments : 

Production Memo. doc on 8/16/01 10:45; 19 AM - Larry Shutzberg 



FIGURE 20 



OTHER LATE ACTIVniES 

Project: Summer Sunscreen Promo (46') Vendor: ABC Packaging Company 

Activity: Submit Design Development Request to Vendors (Qpen;^ Resp: Kathy Cline (Cust) Due: 
08/20/2001 

Project: Back to School Promo (49') Vendor: ABC Packaging Company 

Activity: Submit Design Development Request to Vendors (Open') Resp: Kathy Cline (Cust) Due: 

07/04/2001 
Return to top 

OTHER ADVANCE NOTIFICATIONS 

Nothing to Report 
Return to top 

OTHER NEW PROJECTS AND ACTIVITIES 

Nothing to Report 
Return to top 

OTHER ORPHANED ACTIVITIES 

Mothing to Report 
Return to top 

OTHER CHANGED PROJECTS AND ACTIVITIES 

Project: 2S46925SK Spnng Allergy Tabs (^47) Customer: Home Products, Inc. / Consumer Division 
Activity: Submit Design Development Request to Vendors ^Completed;) Resp: Kathy Cline (Cust) 
Due: Oe/08/2001 

Activity Status Change : 

Activity StatusOpen to Completed on 8/16/01 11:00:40 AM - Larry Shutzberg 
Actual Completion Date Change : 

Actual Completion dateS/8/01 8/16/01 11:00:40 AM - Larry Shutzberg 
Added Attachments : 

Production Memo. doc on 8/16/01 11:00:40 AM - Larry Shutzberg 
Other Changes : 

The activity was changed 8/16/01 11:00:40 AM - Larry Shutzberg 
Return to top 
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BlueCuda Web Reporting 



This m&y t^k& severa/ minutes depending on the number of projects ^i/^i/^bfB. 

Please select one of the following customers 

I 3 

then select one of the following reports 

I 3 

Click <OK> to continue or <Cancel> to return to previous view. 

OK I Cancel 



"'is;,?' 



FIGURE 21 



3 BfueCuda Report Selection — Web Page Dialog 



BlueCuda Reporting: Selection Criteria 



CEiigyji^Tjj Cancel | 



Select items to include on report 



Select All 



Unselect Ail 



Project Types (jP ignore;) 

( \ 

\ Assumed / 



, Assumed 

Select Ail | 
Unselect All [ 



r (blank] 
f Custom 
Forecasted 
Promotional 



Business Units (f ignore) 



( ^ 

V, Assumed / 



Select All 



Unselect All | 



r [blank] 
r" Analgesics 
r* Gl-Topicals 
I~ Nutrrtionals 



Component Vendors (p Ignore) - 



C Assumed 



Select All | 
Unselect All ( 



F (blank] 
f Alliance 
l~ Aftwell 
r" Blauvett 



Accounts cr" ignore) 

( ^' \ 

\ Assumed J 



Select Ail | 
Unselect All | 



r Iblank] ±1 

V Alloertson"s 

V C-Stores 



Project Status (f" ignore) 
V Assumed / 



Select Ail | 
Unselect Alt 



f Open 
FHeld 
f Canceled 
F Completed 



r Brands ignore) ■ 



Assembly Vendors (f ignore)- 

f 1 

V Assumed / 

Select All | 
Unselect All 



F [blank] 




F Alliance 




F Altwell 




F Slauvett 





Sort By — 

BlueCuda # 
^ Customer Item # 

Component Production Start Date 
^ Assembly Start Date 

Ship to AHP DCs Date 
^ Ship to Account DCs Date 
^ Arrive at Account DCs Dale 

(the ddtes above -are planned dates) 



Include -- 

Product Info 
F Notes / Agreements 
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BlueCuda" 



ABC Consume Products Company 
Production Scheduling 
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see;;; 



BUSINESS RULES 



• Automatically defaulted to Open for newly created project 
activities. 

• Automatically set to Open when "Release" option is selected 
on a Held project activity or "Uncancel" option is selected on 
a Canceled project activity. 

• Automatically set to Open when ACTUAL COMPLETION 
DATE is removed from a project activity. 

• Automatically set to Open for all viewable Held project 
activities when "Release All" is selected. 

• Automatically set to Open for all viewable Canceled project 
activities when "Uncancel All" is selected. "Uncancel All" 
only affects Canceled project activities. 

• Automatically set to Held when "Hold" option is selected on 
an Open or Canceled project activity. Only an Open or 
Canceled project activity can become Held. 

• Automatically set to Held for all viewable Open project 
activities when "Hold All" is selected. "Hold All" only 
affects Open project activities. 

• Automatically set to Canceled when "Cancel" option is 
selected on an Open or Held project activity. Only an Open 
or Held project activity can become Canceled. 

• Automatically set to Canceled for all viewable Open project 
activities when "Cancel All" is selected. "Cancel All" only 
affects Open project activities. 

• Automatically set to Completed when ACTUAL 
COMPLETION DATE is entered on a project activity. 
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PROJECT 
STATUSES 



BUSINESS RULES 



Open 


• Automatically set to Open if at least one viewable project 
activity is Open. Other viewable project activities can be 
Open, Held, Canceled, or Completed. 


Held 


• Automatically set to Held if no viewable project activities are 
Open and at least one viewable project activity is Held. Other 
Viewable project activities can be Held, Canceled, or 
Completed. 


Canceled 


• Automatically set to Canceled if all viewable project activities 
are either Canceled or Completed and the last viewable 
project activity is Canceled. 


Completed 


• Automatically set to Completed if all viewable project 
activities are either Canceled or Completed and the last 
viewable project activity is Completed. 
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USER TYPE USER CHARACTERISTICS 



Customer Lead User (w/ Administration) 


User defined for a Customer with LEAD USER = Yes and 
ADMINISTRATION USER = Yes. 


Customer Lead User (w/o Administration) 


User defined for a Customer with LEAD USER = Yes and 
ADMINISTRATION USER = No. 


Customer Non-Lead User 


User defined for a Customer with LEAD USER = No 
(ADMINISTRATION USER will automatically be No). 


Vendor Lead User (w/ Administration) 


User defined for a Vendor with LEAD USER = Yes and 
ADMINISTRATION USER = Yes. 


Vendor Lead User (w/o Administration) 


User defined for a Vendor with LEAD USER = Yes and 
ADMINISTRATION USER = No. 


Vendor Non-Lead User 


User defined for a Vendor with LEAD USER = No 
(ADMINISTRATION USER will automatically be No). 


3rd Party User 


User defined for a 3rd Party. 


Administrator 


User defined as an Administrator. 



FIGURE 24 



Organization 1 



Partnership 
Project 



Organization 2 





Access to 
Project Activity 
Information in 
Organization 

Specific 
Nomenclature 



Enter Activities 
in Organization 

Specific 
, Nomenclature 



Enter Activities 
in Organization 

Specific 
Nomenclature 



Access to 
' Project Activity 

Information 
in Organization 

Specific 
Nomenclature 



SYSTEM 



Tracking Functionality 
Merging Functionality 
Presentation/Interaction Functionality 
Notification Functionality 



Activities 
from 
Organization 
1 and 2 



i 
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Managing/Tracking 
Project 1 Activities 

in Organization 
Specific 

Nomenclature 



Managing/T racking 
Project 2 Activities 

in Organization 
Specific 

Nomenclature 



Activities from 
Project 1 and 2 

In eacin 
Organization's 
Nomenclature 



i 




Database 
(Master Activity List) 
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